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Public Meeting August 9, 2018 


Massachusetts Bay 
Transportation Authority 


Agenda 


Introduction 

Station History 
Project Scope 
Project Benefits 
Existing Conditions 
Proposed Elevators 
Construction Staging 
Project Schedule 
Other Improvements 
Public Outreach 


station History 


1975: Orange Line is extended 3 
stops beyond Sullivan Square: 


o Wellington 
o Malden 
o Oak Grove 


1977: Oak Grove station is built at a 
time when stations are typically 
constructed with exposed concrete 
and angular architectural style 








station History (continued) 


¢ 2013: Renovation of the Orange 
Line platform that included 
replacement of detectable 
warning strips, new concrete 
topping, and a new emergency 
exit. 





¢ 2016: Oak Grove Station 
Accessibility Improvements 
design started 


Replace two existing elevators 


Install two additional elevators to 
provide redundancy 


Improve elevator visibility by use of 
glass enclosures 


Improve station access and repair 
sidewalks 


Implement station brightening == 
(cleaning, painting, lighting} TP i |) = 
Improve wayfinding and directional jee ii) ii icp | 5. 
oe | fea ee 
Upgrade station compliance with ln | ] a | : 
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Project Benefits 


¢ Improved station accessibility 
o Elevator reliability 
o Pedestrian circulation and wayfinding 
¢ Improved safety, reliability and customer experience 
¢ Increase energy efficiency 
¢ Reduced maintenance costs 


¢ Code compliant station 


Existing Conditions 
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Existing elevators to be replaced 


re 





>}. 





: ie = es a 
= = | - 


Kh FE a er ae 
erry) ee Ly ver ees ea) | bearer rer ree 
ard = ss - a ee _ FT het eel +h a 


Pat eS == Sel ce aoe ep ee = 


— 5S ES 


= Te — |e * Seseierriie tty bas = 





Oak Grove Station Accessibility Improvements 
8 


Installation of new elevators 
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Washington Street Station View - BEFORE 









Washington Street Station View - AFTER 














Parking Lot Station View - BEFORE 
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Parking Lot Station View - AFTER 
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Maintain Orange Line, Bus and 
Commuter Rail Operations 


Work That has the potential to foul 
tracks will be performed during non- 
revenue hours 


Parking / roadway improvements 
during off-peak hours 


Construction Sequence: 





o Construct new elevators 3&4 


o Reconstruct existing elevators 1 & 
2 - shuttle from east parking lost 
to Washington Street entrance 
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Construction Staging — PHASE 1 
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Construction Staging — PHASE 2 
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Project Schedule 
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Contractor 
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Other Improvements 
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¢ Along Washington Street 


¢ Along Banks Place 


e At the two Parking Lots 





Public Outreach 


¢ MBIA Project Website: 





¢ Project updates will be posted regularly on website 


¢ MBIA Project Email: 
oakgroveimprovements@MBTA.com 
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QUESTIONS & COMMENTS 


Massachusetts Bay 
Transportation Authority 





